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Message Text 

CONFIDENTIAL 

PAGE 01 STATE 160293 
ORIGIN OC-06 

INFO OCT-01 EUR- 1 2 ISO-OO CCO-OO OCL-OO SY-05 FBOE-OO 
A-01 /025R 

DRAFTED BY OC/PE-E:RAYAMAMURA,ACTG 
APPROVED BY A/OC:WENAEHER 
OC/PE:GRYOUNTS 
OC/L:WSCHWEIKART(SUBS) 

OC/EUR:DSEDLACEK 
A/SY/FO:AHANRAHAN 
A/SY/NSU:CROUSSOS 
A/FB O : PGURVIN 
OC/S:DLACHMAN,ACTG 

030435 231933Z/64 

R 231642Z JUN 78 
FM SECSTATE WASHDC 
TO AMEMBASSY BUCHAREST 
INFO AMEMBASSY LONDON 
AMEMBASSY BONN 
AMCONSUL FRANKFURT 
AMEMBASSY ATHENS 

CONFIDENTIAL STATE 160293 

LONDON FOR ATO; BONN FOR RCO; FRANKFURT FOR RTC AND RSS 
E.O. 11652: GDS 

TAGS: AFAC, ASEC, AFOB, ABLD 
SUBJECT: CCC RENOVATION 

REFS: (A) BUCHAREST 4050; (B) CONSTRUCTION SPECIFICA- 
TIONS DTD 9 MARCH 78; (C) BUCHAREST A-4 DTD 13 JAN 78 
ATHENS FOR TSO 
1 . RESPONSE KEYED TO REF (A). 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 160293 


A. GENERATOR AND TRANSFER REMOTE CONTROLS AND MDP WILL BE 
RELOCATED TO THE EAST WALT. OF HALLWAY BETWEEN DOORS D9 AND 
D1 (REF (B) DWG NBR. D5361.28-S-01(X)). 

B. TYPE OF CHILLER (A/C) BEING SUPPLIED IS A CLOSED WATER 
SYSTEM WHICH DOES NOT REQUIRE A WATER SUPPLY. 
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C. STEEL PLATING FOR WALL SHOULD READ MINIMUM THICKNESS OF 
ONE-FOURTH VERSUS ONE-HALF INCH. 

FLOOR SUPPORT WILL BE EXAMINED BY A/FBO STRUCTURAL ENGIN- 
EER CARL HANSEN SCHEDULED TO ARRIVE YOUR POST WEEK OF 
NINETEEN JUNE. 

D. WILL BE EXAMINED BY MR. HANSEN. 

E. WILL BE EXAMINED BY MR. HANSEN. 

F. AS NOTED IN REF (C), RADIATORS WERE TO BE REMOVED. RE- 
QUEST THAT POST EXAMINE PROBLEM AND PROVIDE THE DEPT 
ALTERNATE METHODS OF SUPPLYING HEAT TO THE CCC AREA. 

2. OC/PE UNAWARE OF SCOPE OF WORK OBTAINED IN PARA 1 A 
REF (A), AS IT DOES NOT FALL WITHIN THE SCOPE OF WORK 
OUTLINED IN REF (B). 

3. DEPT AGREES WITH POST'S SUGGESTION LISTED PARA 3 OF 
REF (A). 

4. POST IS REMINDED TO PROVIDE THE DEPT WITH COST 
ESTIMATE PRIOR TO INITIATION OF CONTRACT FOR WORK 
OUTLINED IN REF (B). VANCE 

CONFIDENTIAL 


NNN 
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